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Custodian, 

Mint, 

Philadelphia, Pa. 
Sir: 

In ace ended with recommendation cmtained in your letter 
of the 14th instant and in view of the public exigency which re- 
quires the immediate performance of the work, you are hereby 
authorized to aecept the proposal of the Vulcanite Paving Co., in 
amount three hundred and fifty-seven dollars and fifty cents 
($357.50), for furnishing all the labor and materials required in 
resurfacing pavement of court-yard over vault "C" with Neuchatel 
Asphalt Mastic and repairing asphalt in the basement of the build- 
ing in your custody, in accordance with the specif ication, this 
work in the basement being required in comection with the proper 
care of the vauits. 

Notify these contractors in writing of the accep tance of their 
proposal, and require them to deposit with you a certified check 


for seventy-five dollars ($75.00), drawn to the order of the 
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Treasurer of the United States, and forward it to the Department, 
where it will be held as a puarantee for the faithful fulfillment 
of their contract. Forward also to the Department a copy of your 
letter of notification. 

Give the work your personal supervision, and when it is near 
ing completion, advise the Department thereof, in order that an 
inspecticn may be made if desired. 

When the work is satisfactorily completed, you are authorized 
to submit a voucher for the expense, charged against the appro- 
priatio for "Vaults, Safes and Locks for Public Buildings, 1896." 


Respectfully yours, 


{ 
Cpr 
ul _Acting psgere tary. 
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Specifications. 4 








Yor soraping and jainting the tneide of Fault C¢. 
Al] walls, steel sint partitions and ceilings ta be scraped and sand 
papered. All iron and stesl to haye ono coat of read and two counts of 
whitt-Lead. All joints and holes 4m ceiling to be closed wlth red lead 


putty. 
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[Note one, on envelope:] 
April 20, 1896 
Vault “C” Repairs 


Authority of the Department accepting the proposals Vulcanite Paving Co. Asphalt Pavement, 
Thomas Hully Scraping and painting. 


[Letter One:] 
[Abstract:] Granting authority to accept the proposal... 


Cc 
PEL. 
D. 


(All letters in reply to official communications must refer to initial in upper right-hand corner.) 


Treasury Department, 
Office of the Secretary, 
Washington, D.C., 
April 18, 1896 


Custodian, 
Mint, 
Philadelphia, Pa. 


Sir: 


In accordance with recommendation contained in your letter of the 14th instant and in 
view of the public exigency which requires the immediate performance of the work, you are 
hereby authorized to accept the proposal of the Vulcanite Paving Co., in amount three hundred 
and fifty-seven dollar and fifty cents ($357.50), for furnishing all the labor and materials required 
in resurfacing pavement of court-yard over vault “C” with Neuchatel Asphalt Mastic and 
repairing asphalt in the basement of the building in your custody, in accordance with the 
specification, this work in the basement being required in connection with the proper care of the 
vaults. 


Notify these contractors in writing of the acceptance of their proposal, and require them 
to deposit with you a certified check for seventy-five dollars ($75.00), drawn to the order of the 
Treasurer of the United States, and forward it to the Department, where it will be held as a 
guarantee for the faithful fulfillment of their contract. Forward also to the Department a copy of 
your letter of notification. 
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Give the work your personal supervision, and when it is nearing completion, advise the 
Department thereof, in order that an inspection may be made if desired. 


When the work is satisfactorily completed, you are authorized to submit a voucher for the 
expense, charged against the appropriation for “Vaults, Safes and Locks for Public Buildings, 
1896.” 


Respectfully yours, 
S. Nike 
Acting Secretary 


Aiken 


Les a/c 
Jane 


[Enclosed note: ] 
Specifications. 
For scraping and painting the inside of Vault C. 
All walls, steel slat partitions and ceilings to be scraped and sand papered. All iron and 


steel to have one coat of red and two coats of white-lead. All joints and holes in ceiling to be 
closed with red lead putty. 


